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COMMUNITY  FACILITIES  SUMMARY, 
PUBLIC  IMPROVEMENTS  PROGRAM,  and 
CAPITAL  IMPROVEMENTS  BUDGET  for 
BELMONT,  NORTH  CAROLINA 


INTRODUCTION 


On  January  23,  1968,  the  City  of  Belmont's  application  for 

Federal  matching  grant  funds  to  continue  its  long-range  planning 
program  was  approved.  A total  of  $9,000  in  planning  funds  (two- 
thirds  Federal  and  one-third  local)  was  approved  to  prepare  a 
Neighborhood  Analysis  and  a combined  Public  Improvements  Program 
and  Capital  Budget.  The  Neighborhood  Analysis  was  published  in 
July,  1968.  The  Land  Use  Survey  and  Analysis,  Land  Development 
Plan  and  Community  Facilities  Plan,  published  in  April,  1966,  as 
the  name  implies,  embodies  a great  deal  of  information  on  exist- 
ing and  proposed  community  facilities.  However,  this  information 
is  scattered  throughout  the  report.  Consequently,  it  was  thought 
advisable  to  bring  this  information  together  in  summary  form, 
update  it  and  supplement  it  where  necessary,  and  utilize  it  as 
a lead-in  to  the  Public  Improvements  Program  and  Capital  Budget. 
The  difference  between  the  three  community  facilities  oriented 
planning  elements  can  be  stated  thusly: 


Community  Facilities  Plan  --  inventories  existing  public  facil- 
ities and  services,  evaluates  their  adequacy  in  terms  of 
present  and  future  needs,  and  makes  recommendations  relative 
to  the  public  improvements  needed  during  the  planning  period. 

Public  Improvements  Program  — lists  needed  public  improvements 
by  categories  or  departments  and  states  Justifications 
therefor,  then  lists  the  same  improvements  according  to 
priority  groupings  for  the  twenty-year  planning  period. 


Capital  Budget  --  takes  only  the  first  six  years'  worth  of  public 
improvements  and  analyzes  them  in  terms  of  urgency,  cost  and 
sources  of  financing.  A table  of  capital  expenditures  by 
years  is  developed. 


PURPOSE 

It  can  be  inferred  from  the  foregoing  that  several  potential 
benefits  can  result  from  the  process  of  analysis  and  selection 
which  is  required  in  the  completion  of  the  capital  improvements 
elements.  First,  the  City  Commissioners  are  given  an  objective 
picture  of  how  their  city's  public  facilities  and  services  com- 
pare with  those  of  other  cities  — which  is  to  say,  how  they 
compare  with  appropriate  state  or  national  standards.  Means  of 
overcoming  deficiencies  will  be  set  forth.  Then  they  are  shown 
what  the  consequences  of  population  growth  in  the  city's  logical 
service  area  will  be.  Finally,  they  are  shown  how  they  might  be 
able  to  provide  the  needed  incremental  facilities  and  services 
in  a rational  and  economically  sound  way.  (For  example,  water 
and  sewer  lines  should  be  laid  before  streets  are  surfaced,  not 
after,  if  at  all  possible.) 


Other  benefits  to  be  gained  from  a Public  Improvements 
Program-Capital  Budget  are  that: 


1)  they  establish  a municipal  habit  of  looking  ahead  to 
determine  what  additional  public  facilities  and  services 
will  be  needed  to  make  up  for  past  deficiencies  and 
accommodate  future  growth;  this  can  save  money; 

2)  they  enable  a city  to  prepare  to  cope  with  these  needs 
by  setting  aside  capital  reserves,  scale  and  time  their 
bond  issues  most  advantageously,  purchase  land  and  rights- 
of-way  in  advance  of  needed  construction,  and  hire  and 
train  additional  personnel  before  the  need  for  their 
skilled  services  becomes  acute;  and 

3)  they  give  the  citizens  of  the  community  and  its  fringe 
area  some  idea  as  to  the  long-range  urban  service  plans 

of  the  community  and  some  understanding  of  the  problems 
involved  in  extending  services  and  making  improvements 
which  seen  desirable. 
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For  purposes  of  this  combined  study,  public  improvements 
will  be  defined  as: 

1)  New  or  expanded  physical  facilities  of  a permanent 
character  costing  at  least  $1,000.  (Also,  remodeling 
or  replacement  of  same.) 

2)  Items  of  equipment  and  vehicles  having  a productive 
life  of  at  least  five  years  and  costing  at  least  $1,000. 

3)  The  purchase  of  land  or  rights-of-way  for  a community 
facility  such  as  a public  building,  park  or  highway. 


SCOPE 

The  geographical  scope  of  this  combined  study  will  be 
limited  to  the  incorporated  area  of  the  City  of  Belmont  and 
what  is  left  (after  Cramerton's  incorporation)  of  its  extra- 
territorial jurisdiction,  but  with  one  exception.  The  exception 
is  that  the  area  north  of  Interstate  85  (including  portions  of 
North  Belmont  and  Catawba  Heights)  has  not  been  treated  as  a 
part  of  the  Belmont  community  from  the  standpoint  of  community 
facilities  and  services  as  in  the  Land  Development  Plan.  Most 
of  this  area  is  served  by  the  Catawba  Heights  Sanitary  District 
and  is  cut  off  from  the  Belmont  community  not  only  by  Interstate 
85  but  also  by  the  sizable  holdings  of  Belmont  Abbey  College. 
There  is  scant  likelihood  that  this  area  will  ever  be  annexed 
to  Belmont  proper.  In  other  words,  the  same  Planning  Area  has 
been  used  in  this  combined  report  as  was  used  in  the  recently 
published  Neighborhood  Analysis.  The  time  dimension,  i.e., 
the  planning  period,  covered  by  this  combined  report  is  from 
1966  (date  of  the  Land  Development  Plan)  to  1986. 
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POPULATION  PROJECTIONS 


It  is  extremely  important,  as  a basis  for  all  community 
facilities  planning,  that  reasonably  accurate  service  area  popu- 
lation projections  be  developed.  However,  according  to  the 
Population  and  Economy  study  which  was  done  for  Belmont  in  1966, 
the  City  proper  is  expected  to  lose  population  by  1970  and  again 
by  1980.  Planning  implies  growth.  The  project  io ns  given  in  that 
report  were  for  a population  of  4,621  in  1970  and  4,174  in  1980. 
This  prognostication  was  based  on  the  fact  that  Belmont's  1960 
population  of  5,007  reflected  a 323-person  (6.17.)  decrease  from 
the  1950  population  which  was  5,330.  This  decrease  looked 
especially  bad  after  the  974-person  (or  22.47.)  increase  registered 
between  1940  and  1950,  the  1940  population  being  4,356.  An 
annexation  in  1945  was  involved  in  that  quantum  jump  between  1940 
and  1950. 

In  May,  1966,  a special  census  was  conducted  in  Belmont  by 
the  United  States  Bureau  of  Census.  The  Bureau  counted  the  city's 
1966  population  as  4,718  persons  — an  actual  decrease  of  5.87. 
over  the  1950  population  of  5,007.  A trend  in  Belmont  had  there- 
fore become  apparent.  The  city  was  losing  its  population  — mostly 
through  outmigration. 

A 1967  annexation  by  the  city  has  somewhat  altered  this 
pessimistic  projection.  At  that  time,  the  city  brought  at  least 
616  persons  into  the  city  (176  dwelling  units  times  3.5  persons 
per  dwelling  unit  — the  1960  Census  occupancy  factor  for  Belmont). 
Although  a few  old  mill  houses  have  been  vacated  and  others  burned, 
it  is  felt  that  this  decrease  in  the  total  housing  inventory  has 
been  more  than  made  up  for  by  the  construction  of  several  new 
residences  — including  some  apartment  structures.  All  things 
considered,  it  seems  reasonable  to  estimate  Belmont's  present 
(mid-1969)  population  at  5,334. 
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Furthermore,  the  city  is  presently  com t emp la t ing  the  annex- 
ation of  portions  of  the  fringe  area  containing  approximately  250 
dwelling  units  and  875  persons  (essentially,  Annexation  Study 
Area  3).  If  this  major  annexation  effort  can  be  accomplished  as 
expected  before  the  1970  Census  is  taken,  and  assuming  that  demo- 
litions and  new  construction  in  the  original  city  area  balance 
each  other  out,  the  1970  population  of  Belmont  could  be  over  6,200 
persons.  This  would  be  quite  a difference  from  the  1970  popula- 
tion of  4,621  persons  as  was  indicated  in  the  Population  and 
Economy  study  of  1966. 

Since  the  addition  of  areas  with  considerable  buildable  land 
will  enable  more  of  the  type  of  growth  which  is  now  occurring  in 
fringe  areas  to  occur  within  the  city  proper,  it  is  reasonable  to 
assume  that  Belmont's  1970-1980  growth  rate  will  be  positive  rather 
than  negative.  Using  5.5%,  one-half  of  South  Point  Township's 
1950-1960  growth  rate  of  11%,  as  a factor,  we  arrive  at  a projected 
1980  population  of  6,541.  Of  course,  if  the  city  sees  fit  to  annex 
additional  areas  during  the  1970's,  this  number  could  be  propor- 
tionately higher.  Since  the  planning  period  extends  to  1986,  we 
could  add  another  3%  (over  and  above  the  1980  figure)  to  arrive  at 
a 1986  estimate  of  over  6,730  persons.  (See  Map  1 of  this  report.) 

The  city  could  eventually  (at  great  expense)  annex  additional 
areas  of  its  fringe  which  contained  (in  1966)  an  estimated  combined 
population  of  3,402.  These  areas,  which  should  be  annexed  by  1986, 
include  Annexation  Study  Area  1,  Amity  Acres,  C r e s t v i e w- Me  I 1 o n , 

N ixon-Mil lerine , Woodland  Park- Hall  Park  (Annexation  Study  Area  5), 
the  balance  of  the  neighborhood  focussed  on  Sacco  and  Lincoln 
Streets,  and  the  so-called  Peach  Orchard  section.  If  these  areas 
grow  by  8.5%  between  1970  and  1986  (as  we  have  assumed  that  the 
rest  of  the  fringe  area  would),  their  annexation  would  add  about 
3,700  more  persons  to  the  city  by  L986.  This  could  make  the  total 
1986  population  L0,430  — or  5,712  persons  more  than  the  city  had 
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in  L960.  This,  of  course,  is  an  extremely  optomistic  view  of  the 
city's  future  growth,  and  in  all  probability,  such  will  not  occur 
within  the  next  twenty  years.  Nevertheless,  if  the  city  does  see 
fit  to  annex  a large  majority  of  its  fringe  area  --  Belmont  could 
double  in  size  and  numbers  by  the  end  of  the  planning  period. 

In  summary,  it  has  been  determined  for  purposes  of  this 
report  that,  because  of  recent  annexations  and  other  developmental 
factors,  the  population  of  Belmont  will  not  decline  as  was  pre- 
dicted in  the  Population  and  Economy  report.  If  certain  annexa- 
tions are  carried  out  before  the  1970  Census  is  taken,  the  1970 
population  of  Belmont  could  be  6,200.  It  is  also  anticipated 
that  if  further  annexations  (between  1970  and  1986)  will  add 
3,402  more  persons  to  the  city  who  already  live  in  the  annexa- 
tion areas  plus  about  300  more  persons  who  will  live  in  them  by 
1986  . 

If  the  city  does  not  see  fit  to  annex  any  other  areas  after 
1970,  Belmont's  1986  population  will  be  approximately  6,730.  With 
a high  1986  estimate  of  10,430,  and  a low  1986  estimate  of  6,730, 
one  might  say  that  the  safest  number  to  select  would  be  the  mid- 
point between  these  two  projections  — or  a 1986  population  of 
8,580. 
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Furthermore,  the  city  is  presently  comtemplating  the  annex- 
ation of  portions  of  the  fringe  area  containing  approximately  250 
dwelling  units  and  875  persons  (essentially,  Annexation  Study 
Area  3).  If  this  major  annexation  effort  can  be  accomplished  as 
expected  before  the  1970  Census  is  taken,  and  assuming  that  demo- 
litions and  new  construction  in  the  original  city  area  balance 
each  other  out,  the  1970  population  of  Belmont  could  be  over  6,200 
persons.  This  would  be  quite  a difference  from  the  1970  popula- 
tion of  4,621  persons  as  was  indicated  in  the  Population  and 
Economy  study  of  1966. 

Since  the  addition  of  areas  with  considerable  buildable  land 
will  enable  more  of  the  type  of  growth  which  is  now  occurring  in 
fringe  areas  to  occur  within  the  city  proper,  it  is  reasonable  to 
assume  that  Belmont's  1970-1980  growth  rate  will  be  positive  rather 
than  negative.  Using  5.5%,  one-half  of  South  Point  Township's 
1950-1960  growth  rate  of  11%,  as  a factor,  we  arrive  at  a projected 
1980  population  of  6,541.  Of  course,  if  the  city  sees  fit  to  annex 
additional  areas  during  the  1970's,  this  number  could  be  propor- 
tionately higher.  Since  the  planning  period  extends  to  1986,  we 
could  add  another  3%  (over  and  above  the  1980  figure)  to  arrive  at 
a 1986  estimate  of  over  6,730  persons.  (See  Map  1 of  this  report.) 

The  city  could  eventually  (at  great  expense)  annex  additional 
areas  of  its  fringe  which  contained  (in  1966)  an  estimated  combined 
population  of  3,402.  These  areas,  which  should  be  annexed  by  1986, 
include  Annexation  Study  Area  1,  Amity  Acres,  C r e s t v i e w- Me l 1 o n , 
Nixon-Willerine,  Woodland  Park- Hall  Park  (Annexation  Study  Area  5), 
the  balance  of  the  neighborhood  focussed  on  Sacco  and  Lincoln 
Streets,  and  the  so-called  Peach  Orchard  section.  If  these  areas 
grow  by  8.57»  between  1970  and  1986  (as  we  have  assumed  that  the 
rest  of  the  fringe  area  would),  their  annexation  would  add  about 
3,700  more  persons  to  the  city  by  1986.  This  could  make  the  total 
1986  population  10,430  — or  5,712  persons  more  than  the  city  had 
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in  1960.  This,  of  course,  is  an  extremely  optomistic  view  of  the 
city's  future  growth,  and  in  all  probability,  such  will  not  occur 
within  the  next  twenty  years.  Nevertheless,  if  the  city  does  see 
fit  to  annex  a large  majority  of  its  fringe  area  --  Belmont  could 
double  in  size  and  numbers  by  the  end  of  the  planning  period. 

In  summary,  it  has  been  determined  for  purposes  of  this 
report  that,  because  of  recent  annexations  and  other  developmental 
factors,  the  population  of  Belmont  will  not  decline  as  was  pre- 
dicted in  the  Population  and  Economy  report.  If  certain  annexa- 
tions are  carried  out  before  the  1970  Census  is  taken,  the  1970 
population  of  Belmont  could  be  6,200.  It  is  also  anticipated 
that  if  further  annexations  (between  1970  and  1986)  will  add 
3,402  more  persons  to  the  city  who  already  live  in  the  annexa- 
tion areas  plus  about  300  more  persons  who  will  live  in  them  by 
1986  . 

If  the  city  does  not  see  fit  to  annex  any  other  areas  after 
1970,  Belmont's  1986  population  will  be  approximately  6,730.  With 
a high  1986  estimate  of  10,430,  and  a low  1986  estimate  of  6,730, 
one  might  say  that  the  safest  number  to  select  would  be  the  mid- 
point between  these  two  projections  — or  a 1986  population  of 
8 ,580. 
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in  1960.  This,  of  course,  is  an  extremely  optomistic  view  of  the 
city's  future  growth,  and  in  all  probability,  such  will  not  occur 
within  the  next  twenty  years.  Nevertheless,  if  the  city  does  see 
fit  to  annex  a large  majority  of  its  fringe  area  --  Belmont  could 
double  in  size  and  numbers  by  the  end  of  the  planning  period. 

In  summary,  it  has  been  determined  for  purposes  of  this 
report  that,  because  of  recent  annexations  and  other  developmental 
factors,  the  population  of  Belmont  will  not  decline  as  was  pre- 
dicted in  the  Population  and  Economy  report.  If  certain  annexa- 
tions are  carried  out  before  the  1970  Census  is  taken,  the  1970 
population  of  Belmont  could  be  6,200.  It  is  also  anticipated 
that  if  further  annexations  (between  1970  and  1986)  will  add 
3,402  more  persons  to  the  city  who  already  live  in  the  annexa- 
tion areas  plus  about  300  more  persons  who  will  live  in  them  by 
1 986  . 

If  the  city  does  not  see  fit  to  annex  any  other  areas  after 
1970,  Belmont's  1986  population  will  be  approximately  6,730.  With 
a high  1986  estimate  of  10,430,  and  a low  1986  estimate  of  6,730, 
one  might  say  that  the  safest  number  to  select  would  be  the  mid- 
point between  these  two  projections  — or  a 1986  population  of 
8,580. 
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PART  I 

COMMUNITY  FACILITIES  REVISION 
CHAPTER  I 

ADMINISTRATION  AND  PUBLIC  SAFETY 


The  municipal  facilities  and  services  which  will  be  treated 
in  this  chapter  are  the  City  Hall,  the  Police  Department  and  the 
Fire  Department.  At  the  present  time  they  are  all  located  in  the 
same  structure . 


CITY  HALL 

The  Administrative  Offices  of  the  City  of  Belmont  are  located 
in  a two-story  City  Hall  and  an  adjoining  one-story  building.  A 
relatively  new  two-story  jail  has  been  built  onto  the  back  of  the 
City  Hall.  Located  on  the  ground  floor  of  the  City  Hall  proper 
are  the  Police  Department  (three  rooms),  the  Fire  Department  (two 
rooms  and  the  two-abreast  truck  bays),  and  the  combined  Council 
Room  and  Mayor's  office.  In  an  adjoining  building  at  the  ground 
level  are  the  City  Clerk's  Office,  the  Finance  Director's  office, 
the  Tax  and  Utility  Collections  Office,  and  the  office  of  the 
Superintendent  of  Public  Utilities.  The  upper  floor  of  the  City 
Hall  consists  of  a court  room  which  is  also  used  for  public  meet- 
ings. This  room,  the  upper  hall,  restrooms,  and  stairs  need  re- 
modeling badly.  Off-street  parking  is  inadequate  behind  the  City 
Hall  and  what  there  is  is  unpaved.  However,  it  should  be  possible 
to  get  more  spaces  or  better  utilize  existing  spaces  if  and  when 
the  Public  Utilities  Department  can  be  relocated. 

It  is  also  possible  that  the  bulk  of  the  other  administrative 
offices  can  eventually  be  relocated  when  the  new  Gienway  Street 
Post  Office  is  built  and  the  old  one  can  be  obtained  by  the  City. 
The  old  Post  Office  is  well  located  at  the  intersection  ol  Main 
and  Catawba  Streets.  It  is  large  enough  to  accommodate  the  oi  f ices 
pertaining  to  all  city  departments  except  the  Police  and  Fire 
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Departments.  There  is  some  off-street  parking  space  behind  the 
existing  structure.  It  is  the  recommendation  of  this  study  that 
the  old  Post  Office  be  obtained  by  the  City  whenever  it  is  declared 
surplus.  With  the  principal  city  offices  relocated  here,  the  old 
City  Hall  can  be  remodeled  to  serve  exclusively  as  a central  fire 
station  and  police  station. 


POLICE  DEPARTMENT 

Belmont  present  has  14  uniformed  police  officers  (including 
1 Chief,  3 lieutenants,  and  3 sergeants),  plus  four  school  crossing 
guards.  This  makes  it  possible  to  have  three  on  a single  shift. 

Each  lieutenant  works  one  complete  shift  and  looks  after  records. 
These  officers  have  received  both  on-the-job  and  formal  training  in 
police  procedures. 

The  generally  accepted  standard  of  one  policeman  per  500  resi- 
dents of  a city  does  not  seem  too  useful  in  the  case  of  Belmont 
because  the  city  forms  the  core  of  a much  larger  urban  area  and 
contains  much  of  the  business  and  industrial  activity  which  requires 
a high  level  of  police  protection.  Using  the  one  policeman  per  500 
residents,  Belmont  would  need  only  10  policemen  whereas  it  now  has 
14.  According  to  the  Police  Chief,  two  more  men  are  needed  to  do 
the  job  that  is  needed.  It  is  recommended  that  two  additional 
policemen  be  hired  as  soon  as  possible.  Belmont  should  also  hire 
another  policeman  for  each  500  persons  brought  into  the  city  by 
annexa  t ion . 

The  Police  Department  utilizes  three  radio-equipped  patrol 
cars  and  one  motorcycle  (for  which  a radio  is  badly  needed)  in 
its  work.  It  is  likely  that  another  patrol  car  will  be  needed 
within  a few  years  as  the  city  grows.  The  present  policy  is  to 
trade  one  car  each  year.  This  is  a good  arrangement  in  terms  of 
tradein  values.  The  Police  Department  also  looks  after  the  157 
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parking  meters  in  two  metered  downtown  parking  lots  and  along 
Main  Street. 


FIRE  DEPARTMENT 


Belmont  presently  has  a Class  6 fire  department.  There  are 
now  six  full-time  firemen.  There  are  also  20  volunteers  who  are 
paid  variable  amounts  per  call.  As  the  city  grows  there  will 
surely  be  ample  justification  for  putting  on  more  full-time  fire- 
men. The  city  presently  has  two  750  gpm  pumpers  (a  1956  Ford  and 
a 1960  Chevrolet).  They  will  serve  local  needs  until  such  time 
as  a new  fire  station  becomes  mandatory. 

The  ideal  location  for  the  new  fire  station  would  be  in  the 
area  of  the  new  Park  Street  Extension  near  the  Catawba  Street 
intersection.  By  locating  in  this  general  area,  the  department 
would  have  access  to  both  an  east-west  and  a north-south  major 
thoroughfare . 

It  is  strongly  recommended  that  the  city  acquire  land  for  a 
fire  station  in  this  vicinity  as  soon  as  possible.  It  is  also 
important  that  training  facilities  be  improved.  A pit  for  prac- 
ticing fighting  oil  fires  is  to  be  furnished  at  the  sewage  treat- 
ment plant  site.  Volunteer  Fire  Departments  are  located  at  North 
Belmont,  Catawba  Heights,  Cramerton,  Lowell  and  South  Point  which 
can  be  called  on  in  an  emergency. 
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CHAPTER  II 


PUBLIC  WORKS  AND  UTILITIES 


The  municipal  facilities  and  services  which  will  be  treated 
in  this  chapter  are  the  City  Garage  and  Storage  Yards,  Refuse 
Collection  and  Disposal,  Cemeteries,  Minor  Street  and  Sidewalk 
Improvements,  Major  Thoroughfare  Projects,  Water  System  Improve- 
ments, and  Sewer  System  Improvements. 


CITY  GARAGE  AND  STORAGE  YARDS 


The  present  City  Garage  and  Storage  Yard  is  located  on  Mill 
Street  in  a very  congested  area.  Not  only  is  Mill  Street  narrow, 
but  it  is  hard  to  get  out  onto  Main  Street  from  Mill  Street.  If 
the  City  Garage  and  Storage  Yards  could  be  relocated,  much  of  the 
congestion  and  clutter  on  and  around  Mill  Street  could  be  allevi- 
ated. One  possibility  would  be  to  build  a completely  new  facility 
on  a site  in  the  southeast  part  of  town  in  the  vicinity  of  the  new 
5th  Street  Extension. 


The  equipment  which  is  presently  stored  at  the  Mill  Street 
facility  includes: 


1961 

Chevrolet 

pickup 

1965 

Interna t iona  1 

tractor- 

1966 

Ford  p ickup 

crawler- loader 

1961 

Ford  dump 

truck 

1966 

Elgin 

street 

sweeper 

1960 

Chevrolet 

stake  body 

1948 

Dodge 

street 

f 1 u s he  r 

truck 

1965 

Amer  ican  leaf 

loader 

1962 

Ford  stake 

body  truck 

1965 

Allis- 

Chalmers  motor 

1960 

Ford-Leach 

garbage 

gra  der 

packer 

1952 

Jaeger 

air  compres  sor 

1966 

Ford-Leach 

garbage 

1964 

Inte  rna  t iona 1 

Cub  heavy 

packer 

n owe  r 

1963 

International  backhoe 
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Aside  from  replacements  for  existing  equipment,  the  follow- 
ing new  pieces  of  equipment  will  be  needed  within  the  six- year 
capital  budget  period:  new  dump  truck  (for  sewage  treatment 

plant)  and  a rotorooter. 


REFUSE  COLLECTION  AND  DISPOSAL 

The  City  of  Belmont  provides  refuse  collection  services  to 
all  residences,  business  establishments  and  institutional  facil- 
ities within  the  city  limits.  Industrial  establishments  for  the 
mos  t part,  haul  off  their  own  refuse.  City  and  industrial  refuse 
is  hauled  to  the  Gaston  County  Sanitary  Landfill--  which  is 
located  off  McAdenviile  Road.  This  landfill  is  filling  up  and 
will  reach  its  capacity  within  the  next  few  years.  It  is  antici- 
pated that  the  county  will  develop  and  make  available  to  the 
public  another  sanitary  landfill  in  the  eastern  portion  of  the 
county.  However,  if  the  county  does  not  take  the  initiative  in 
this  matter,  the  City  of  Belmont  will  have  to  provide  its  own 
landfill.  An  area  which  might  be  usable  for  such  purposes  is 
that  lying  between  the  end  of  Ewing  Drive  and  the  railroad  tracks 

City  crews  pick  up  residential  garbage  two  times  each  week. 
It  takes  2\  days  for  the  seven-man  residential  pickup  crew  to 
make  the  rounds  with  one  load  packer.  (They  do  not  work  on  Satur 
days.)  The  other  load  packer  is  used  by  a two-man  crew  to  pick 
up  commercial  and  institutional  refuse  on  a daily  (except  Sunday) 
schedule.  Besides  these  nine  men  there  are  eight  other  laborers 
assigned  to  the  Superintendent  of  Public  Utilities.  They  divide 
their  time  between  water  and  sewer  system  maintenance,  cemetery 
upkeep,  City  Hall  maintenance,  street  cleaning  and  patching,  and 
so  forth. 


If  most  of  the  areas  which  were  recommended  for  annexation 
in  the  Annexation  Study  are  in  fact  annexed,  an  additional  load 
packer  and  sanitation  crew  will  undoubtedly  be  required  to  main- 
tain the  current  level  of  service. 


CEMETERIES 

The  City  of  Belmont  operates  only  one  cemetery  at  the 
present  time,  Greenwood.  It  contains  a total  of  14  acres,  about 
95 % of  which  is  already  filled.  The  Superintendent  of  Public 
Utilities  estimates  that  only  200  spaces  remain  to  be  filled.  It 
is  the  intention  of  the  City  to  get  out  of  the  cemetery  business 
whenever  the  Greenwood  Cemetery  is  filled  --  except,  of  course, 
to  maintain  it.  The  cemetery  is  well  maintained  at  the  present 
time  through  the  allocation  of  men  from  the  eight-man  labor  pool. 
Consequently,  it  seems  that  private  enterprise  will  have  to 
develop  any  additional  cemetery  plots  which  will  be  needed  by 
the  people  of  Belmont. 


MINOR  STREET  AND  SIDEWALK  IMPROVEMENTS 

The  main  things  which  must  be  done  to  upgrade  the  minor 
streets  of  Belmont  are  paving  (which  might  involve  some  widen- 
ing), curb  and  guttering,  the  elimination  of  deadends  (or  at 
least  the  provision  of  turn-arounds),  the  provision  of  sidewalks, 
and  so  forth. 

There  are  15  sections  of  unpaved  streets  within  the  Belmont 
city  limits.  For  the  most  part,  they  are  quite  short  and  dead- 
end. Some  of  them  will  be  handled  in  connection  with  larger 
projects  and  some  should  be  improved  simultaneously  (e.g.,  Eighth, 
Brook,  Plum  and  Caldwell).  The  following  is  a list  of  those 
streets  and  the  number  of  unpaved  feet  they  contain: 
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UNPAVED  STREETS  INSIDE  EXISTING  CITY  LIMITS 


Brook  Street 

500 

feet 

unpaved 

Ca ldwe 11  Street 

1 

,400 

feet 

unpaved 

P 1 um  Street 

1 

,100 

feet 

unpaved 

8th  Street 

600 

feet 

unpaved 

Spring  Street 

400 

feet 

unpaved 

Secrest  Avenue 

300 

feet 

unpaved 

North  Street  (stub) 

400 

feet 

un  pa  ve  d 

Poplar  Street  (stub) 

200 

feet 

unpaved 

Hall  Street  (major  repair) 

450 

feet 

unpaved 

Davis  Street 

400 

feet 

unpave  d 

Sacco  Street  Extension 

900 

feet 

unpave  d 

Rikard  Street  (stub) 

200 

feet 

unpaved 

Three  spurs  off  Kale  Street 
Kale  Street  (portion  of  which 

750 

feet 

unpave  d 

is  outside  city  limits) 

1 

,200 

feet 

unpave  d 

It  is  questionable  whether  it  would  be  feasible  to  improve 
Brook,  Plum,  8th,  and  Caldwell  Streets  since  the  future  of  the 
entire  mill  village  area  which  they  serve  is  uncertain.  Never- 
theless, paving  cuts  maintenance  costs  — not  only  for  the 
streets  but  for  the  residences  along  them.  Curb  and  guttering 
not  only  aids  storm  drainage  but  improves  neighborhood  appearance. 


Annexation  Areas  3A  and  3B  should,  and  probably  will,  be 
annexed  during  the  1970's.  The  streets  in  that  area  needing  to 
be  paved  are  indicated  as  follows: 


POSSIBLE  ANNEXATION  DURING  1970's  (Outside  City  Limits) 


ANNEXATION  AREA  #3 A 


Walnut  Street 

900 

feet 

Gaston  Street  (stub) 

200 

feet 

Spring  Street 

500 

feet 

Power  Line  Avenue 

400 

feet 

Armstrong  Street 

200 

feet 

North  Street 

600 

feet 

Henry  Avenue 

1 ,000 

feet 

David  Street 

600 

£ e e t 

Greenwood  Avenue 

1 ,700 

feet 

Portion  of  Willerine 
Street 


ANNEXATION  AREA  #3B 


M imo  sa  Street 

900 

feet 

East  Avenue 

( s 

tub) 

400 

feet 

Central  Avenue 

( stub) 

400 

feet 

Hand  Drive 

400 

feet 

Ew ing  Dr i ve 

Extens ion 

350 

feet 

Charles  Drive 

700 

feet 

5th  Street  E 

xten9  ion- 

10th  Street 

Connector 

1 

,000 

feet 

South  Avenue 

400 

feet 

200  feet 


Other  unpaved  streets  in  areas  outside  the  city  limits  that 
will  probably  be  annexed  during  the  1980's  are  as  follows: 


POSSIBLE  ANNEXATION 

DURING 

1980 ' s 

ANNEXATION  AREA  #1 

PEACH  ORCHARD 

SECTION 

9th  Street 

800 

feet 

Hubbard  Street 

200 

feet 

12th  Street 

450 

feet 

Oakland  Street 

550 

feet 

13th  Street 

1 ,200 

feet 

Wa lnut  Avenue 

350 

feet 

Orchard  Lane 

450 

feet 

Mason  Street 

200 

feet 

Improved  storm  sewers  are  also  needed  in  connection  with  the 
foregoing  projects  and  other  streets.  Belmont  has  a partial  storm 
sewer  system,  but  in  many  areas  pipe  sizes  are  too  small  to  carry 
the  flow  and  in  other  areas  additional  ditching  is  needed.  Some 
of  the  worst  problems  are  found  on  the  north  side  of  Church  Street 
(ditching  needed),  and  at  the  corner  of  Hawthorne  and  Imperial 
Streets.  The  latter  will  be  alleviated  with  the  completion  of  the 
new  Myrtle  Street  Extension. 

A detailed  map  should  also  be  prepared  of  all  storm  sewer 
locations  as  an  aid  in  future  planning  of  supplementary  improve- 
ments . 

As  noted  in  the  _L  a nd  Use  Survey  a n d Ana  lysis  , there  are  parts 
of  Belmont  where  there  is  a dearth  of  sidewalks.  (See  Map  6 of 
that  report.)  Although  most  of  the  older  areas  with  reasonably 
wide  streets  have  sidewalks  on  at  Least  one  side  of  the  street 
(even  narrow  Poplar  Street  has  them),  most  of  the  newer  areas  have 
no  sidewalks  at  all.  The.  problem  does  not  become  acute  except 
where  school  children  must  walk  along  a road  or  on  lawns.  The  Citv 
r.  o u n r i I , realizing  : h i s problem,  constructed  sidewalks  (during 
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Other  unpaved  streets  in  areas  outside  the  city  limits  that 
will  probably  be  annexed  during  the  1980's  are  as  follows: 
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Improved  storm  sewers  are  also  needed  in  connection  with  the 
foregoing  projects  and  other  streets.  Belmont  has  a partial  storm 
sewer  system,  but  in  many  areas  pipe  sizes  are  too  small  to  carry 
the  flow  and  in  other  areas  additional  ditching  is  needed.  Some 
of  the  worst  problems  are  found  on  the  north  side  of  Church  Street 
(ditching  needed),  and  at  the  corner  of  Hawthorne  and  Imperial 
Streets.  The  latter  will  be  alleviated  with  the  completion  of  the 
new  Myrtle  Street  Extension. 

A detailed  rnap  should  also  be  prepared  of  ail  storm  sewer 
locations  as  an  aid  in  future  planning  of  supplementary  improve- 
ments . 

As  noted  in  the  Land  Use  Survey  and  Ana  lysis  , there  are  parts 
of  Belmont  where  there  is  a dearth  of  sidewalks.  (See  Map  6 of 
that  report.)  Although  most  of  the  older  areas  with  reasonably 
wide  streets  have  sidewalks  on  at  least  one  side  of  the  street 
(even  narrow  Poplar  Street  has  them),  most  of  the  newer  areas  have 
no  sidewalks  at  all.  The  problem  does  not  become  acute  except 
where  school  children  must  walk  along  a road  or  on  lawns.  The  Citv 
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MAJOR  STREET  IMPROVEMENTS 


MINOR  STREET  IMPROVEMENTS 


SIDEWALK  IMPROVEMENTS 


MAP-2 


November,  1969)  along  South  and  North  Central  Avenues,  Harris  and 
South  Main  Streets,  and  along  East  Woodrow  and  Glenway  Avenues. 

This  action  will  not  only  afford  better  access  to  the  school  and 
new  Post  Office  facilities,  but  will  also  connect  some  gaps  that 
have  existed  in  the  old  sidewalk  system. 

Top  priority  should  be  given  to  constructing  four  and  a half 
blocks  along  the  north  side  of  Eagle  Road  from  South  Main  to  the 
new  Westside  School.  Approximately  3,000  feet  of  sidewalk  should 
also  be  constructed  from  the  city  limits  at  South  Point  Road  to 
the  High  School.  Besides  these  top  priority  areas,  there  are 
undoubtedly  some  areas  of  lesser  importance.  Furthermore,  con- 
siderable repair  work  on  existing  sidewalks  will  also  be  necessary 
in  coming  years,  especially  in  the  downtown  area. 

Belmont  has  been  improving  the  street  lighting  system  in 
stages.  The  project  has  taken  about  three  years  but  is  essentially 
complete  now.  Of  course,  the  annexation  of  additional  areas  will, 
in  most  cases,  require  the  installation  of  more  or  better  street 
lights.  It  will  also  require  the  installation  of  street  name 
signs  like  those  presently  used  in  town.  The  recommendation  made 
on  page  73  of  the  Land  Development  Plan  for  a street  naming  and 
numbering  study  is  still  appropriate. 


MAJOR  THOROUGHFARE  PROJECTS 

A city  without  some  sort  of  a major  thoroughfare  system 
would  be  like  a body  without  a skeleton.  Some  such  systems  do 
not  move  traffic  very  systematically  from  origins  to  destinations. 
They  do  not  recognize  major  traffic  generators  nor  do  they  make 
it  possible  to  avoid  the  funneling  of  traffic  through  the  central 
business  district  and  other  congested  areas.  On  the  other  hand, 
efficient  circulation  systems  approximate,  as  closely  as  possible, 
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the  "desire  lines"  which  reflect  the  shortest  distance  between  any 
two  points  which  might  be  the  origins  and  destinations  of  "average 
people."  Certain  deficiencies  in  Belmont’s  major  thoroughfare 
system  were  pointed  out  in  the  Land  Use  Survey  and  Analysis  and 
Land  Development  Plan,  including  the  many  at-grade  railroad  cross- 
ings which  exist.  It  should  be  noted  that  all  major  thoroughfare 
improvements  will  require  State  Highway  Comm ission  funding  since 
these  facilities  are  on  the  State  System.  Following  is  a list  of 
major  thoroughfare  recommendations  in  a rough  order  or  urgency. 
These  recommendations  are  illustrated  on  Map  2 of  this  report. 


1.  Extend  Park  Street  southward  and  westward  to  connect  with 
South  Central  Avenue  via  Pine  Street.  Also,  extend  Myrtle 
Street  eastward  from  South  Main  Street  to  the  new  southward 
extension  of  Park  Street.  This  project  is  currently  under 
cons  truct  ion . 

2.  Extend  Pine  Street  westward  and  northward  (utilizing  a 
portion  of  Faires  Avenue)  tieing  in  with  Eagle  Mill  Road; 
then  proceeding  along  a portion  of  Long  Avenue  northward 
until  connecting  with  Mason  Street.  Then  extending  Mason 
Street  northward  (across  Wilkinson  Boulevard  to  McAdenville 
Road. 

3.  Extend  Hawthorne  Street  southward  and  westward  to  tie  in  at 
the  South  Central  Avenue-Nixon  Road  intersection. 

4.  Extend  Woodrow  Avenue  westward  from  Sacco  Street  to  the  new 
Mason  Street  Extension,  then  extending  Woodrow  between  the 
golf  course  and  railroad  tracks  to  the  Cramerton  area. 

5.  Connect  Stowe  Road  (Amity  Acres)  with  10th  Street  Extension 
to  open  up  the  southeastern  quadrant  of  the  planning  area 
to  de ve 1 opmen  t . 

6.  Create  a loop  route  in  the  southwestern  quadrant  of  the 
planning  area  — stretching  from  South  Point  Road  to  Eagle 
Mill  Road  via  Nixon  Road  and  presently  open  land  (staying 
as  close  to  the  existing  built-up  area  as  possible). 


WATER  DISTRIBUTION  SYSTEM. 

Belmont  has  a rather  unusual  water  system.  It  is  a compound 
of  city-owned  and  mill-owned  lines  — all  of  which  distribute 
water  from  a five  million  gallon  per  day  filtration  plant  whiih 
is  owned  by  a corporation  (Belmont  Converter)  sponsored  by  the 


large  textile  mills  in  the  city.  It  will  be  noted  from  Map  3 
that  in  many  places  the  city's  water  distribution  grid  is  paral- 
lelled by  fire  lines  owned  by  the  various  mills.  There  are  two 
or  three  places  where  the  city-owned  and  mill-owned  lines  are 
connected,  ostensibly  for  fire  flow  purposes,  but  there  are 
indications  that  the  city  regularly  loses  many  thousands  of 
gallons  per  day  through  these  "leaks.11 

The  source  of  water  is  the  Catawba  River  — which  has  ample 
flow  for  all  future  needs.  The  filtration  plant,  built  about 
50  years  ago  and  enlarged  in  1964,  has  a capacity  of  five 
million  gallons  per  day.  Present  rates  of  water  usage  amount 
to  one  million  gallons  per  day  for  domestic  (and  some  industrial) 
users  during  an  average  day,  and  one  and  one-half  million  gallons 
per  day  for  the  same  users  on  the  peak  day  of  the  year  (usually 
in  August).  Two  large  textile  dye  works  use  one  million  gallons 
each  per  day;  they  buy  their  water  directly  from  Belmont  Converter. 
Hence,  the  combined  domestic  and  industrial  water  demand  ranges 
from  three  million  to  three  and  one-half  million  gallons  per  day. 
The  American  Insurance  Association  recommends  for  a city  with  a 
population  of  6,000  or  thereabouts,  a fire  flow  of  2,500  gallons 
per  minute  for  a duration  of  ten  hours.*  This  amounts  to  one 
and  one-half  million  gallons.  The  combined  domestic,  industrial 
and  fire  flow  demand  on  the  peak  day  of  the  year  could  conceivably 
equal  five  million  gallons  even  today.  However,  if  there  were  a 
really  bad  fire  the  two  dye  works  could  probably  cut  back  on  their 
usage  temporarily. 


Municipal  Fire  Administration,  International  City  Managers' 
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It  has  been  stated  that  Belmont's  1986  population  could 
possibly  be  10,430;  but,  since  Browntown  and  other  outside  areas 
may  be  served  by  1986,  the  projection  of  future  water  demands 
will  be  based  on  a service  area  population  of  12,000.  The  Amer- 
ican Insurance  Association  recommends  for  a city  with  a popula- 
tion of  12,000  a fire  flow  of  3,340  gallons  per  minute  for  a 
duration  of  ten  hours. ^ This  amounts  to  two  million  gallons. 
Using  the  100  gallons  per  capita  per  day  average  which  applied 
in  North  Carolina  industrial  cities,  it  would  appear  that  Belmont 
will  need  1,200,000  gallons  per  day  for  domestic  and  industrial 
purposes  in  1986.  Allowing  for  peak  periods  and  for  increased 
industrial  demand,  it  appears  that  the  combined  domestic,  indus- 
trial and  fire  flow  probably  may  equal  6,000,000  gallons  per 
peak  day  by  1986.  Consequently,  Belmont  Converter  should  expect 
to  enlarge  its  water  filtration  plant  before  1986. 

The  policy  on  extension  of  water  lines  to  new  subdivisions, 
whether  inside  or  outside  the  city  limits,  is  one  of  requiring 
the  subdivider  to  pay  the  full  cost  of  installation  of  lines  and 
then  requiring  him  to  deed  them  to  the  city.  (The  cost  of  water 
is  50%  higher  in  outside  areas.)  Recently,  a reimbursement  pro- 
cedure was  set  up  whereby  a subdivider  is  reimbursed  whenever 
other  parties  tap  onto  the  lines  which  he  has  installed.  This 


Municipal  Fire  Administration,  International  City  Managers' 
Association,  1967,  p.  104. 

Jc 

Water  and  sewer  system  improvements  recommendations,  especially 
those  pertaining  to  Annexation  Study  Areas  1,  3A.,  3B  and  3C,  are 
based  on  letters  addressed  to  city  officials  on  March  25,  1966, 

and  June  24,  1968,  by  R.  W.  DuRant  of  W.  M.  Piatt  and  Company, 

Consulting  Engineers,  as  well  as  on  personal  contacts  with  Mr. 
DuRant  and  Mr.  Piatt. 
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seems  equitable.  It  is  expected  that  eventually  all  of  Belmont's 
fringe  area  will  have  water  service  --  even  Browntown.  (Many  of 
these  areas  now  have  private  wells;  see  Map  7 overlay  in  the  Land 
Use  Survey  and  Analysis.)  Water  line  maintenance  and  minor  con- 
struction is  handled  by  the  city's  eight-man  public  works  and 
utilities  crew.) 


Of  course,  pumping  and  treating  capacity  is  one  thing,  were- 
as  storage  and  distribution  capacity  is  something  else.  It  is 
reported  that  the  city  already  experiences  pressure  problems  in 
that  the  lines  which  feed  treated  water  from  Belmont  Converter 
to  the  main  part  of  town  are  not  large  enough  nor  properly  looped 
to  do  the  job.  Some  improvements  in  the  in-city  water  distribu- 
tion system  will  also  help  greatly.  Belmont  now  has  two  500,000 
gallon  elevated  tanks.’  According  to  the  city's  consulting  engin- 
eers, no  additional  elevated  storage  facilities  will  be  needed 
for  some  time.  However,  it  would  be  advantageous  to  supplement 
the  standpipe  with  an  elevated  tank,  especially  since  the  bulk 
of  new  growth  will  be  on  the  south  side. 


The  biggest  expense  which  will  be  involved  in  connection 
with  water  system  improvements  will  result  from  the  necessity 
of  extending  new  or  replacement  lines  to  those  areas  which  the 
City  Commissioners  might  choose  to  annex  during  the  planning 
period.  These  lines  and  related  facilities  are  described  in  the 
table  of  projects  which  follows. 


Water  Projects 

Provide  adequate  water  service  to  Annexation  Study  Area 
#1  (northeast  of  town). 

Provide  adequate  water  service  to  Annexation  Study  Area 
#3A  (includes  12"  main  in  South  Main  Str  e e t f r om 
Myrtle  Street  to  standpipe  and  8"  main  in  South 
Street  from  standpipe  line  to  city  limits). 


Provide  adequate  water  service  to  Annexation  Study  Area 
#3B  (southeast  of  town) . 

Provide  adequate  water  service  to  Annexation  Study  Area 
#3C  (Amity  Acres). 

Extend  6"  water  line  westward  along  Nixon  Road  from  South 
Point  Road  to  Wilier ine  Drive,  thence  northward 
along  Willerine  Drive  to  Julia  Avenue. 

Extend  6"  water  line  along  Vine  Street  and  Ewing  Drive 

from  5th  Street  Extension  611  line  to  Hawthorne  Street 
8"  line.  Strengthen  service  to  5th  Street  Extension 
area;  also  extend  6"  lines  along  Crestview  Drive, 

Mellon  Road,  Barnes  Drive,  and  South  Point  Circle. 

Install  12"  water  lines  in  new  Park  Street  Extension  from 
Brook  Street  12"  lime  to  new  12"  lines  in  Hawthorne 
Street  Extension  and  in  Hawthorne  Street  Extension 
from  end  of  present  8"  line  to  South  Point  Road  where 
it  meets  Nixon  Road, 

Extend  8"  water  line  westward  along  the  south  side  of 
Wilkinson  Boulevard  from  the  8"  line  which  feeds 
South  Fork  Mill  Village  to  Hubbard  Street  and  from 
there  cross  under  the  highway  to  Georgia  Belle 
Avenue . 

Extend  8"  water  line  eastward  along  the  north  side  of 
Wilkinson  Boulevard  from  Alberta  Avenue  to  Mason 
Street  and  extend  6"  line  up  Kee  Road  to  McAdenville 
Road  . 

Extend  6"  water  line  northward  along  Georgia  Belle  Avenue 
to  McAdenville  Road  and  from  thence  westward  to 
Alberta  Avenue  and  southward  along  it  to  Wilkinson 
Boulevard  8"  line. 

Extend  6"  water  line  southward  from  Wilkinson  Boulevard 
along  Mason  Street  to  Oakland  Avenue  and  from  there 
westward  along  it  to  Hubbard  Street,  thence  northward 
along  it  to  the  proposed  8"  line  in  Wilkinson  Boulevard. 
Also  serve  interior  streets. 

Extend  8"  water  line  from  South  Fork  Mill  Village  8"  line 
to  McAdenville  Road  (near  its  intersection  with 
Highland  Street)  and  along  McAdenville  Road  to  Georgia 
Belie  Avenue . 
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Extend  8"  water  line  northward  along  the  east  side  of  Park 
Street  from  Wilkinson  Boulevard  to  Margaret  Street 
(near  the  bowling  alley),  thence  along  Margaret  Street 
to  Beatty  Road,  thence  down  Beatty  Road  to  Wilkinson 
Boulevard.  Serve  Browntown  via  two  6"  loops. 

Extend  8"  water  line  along  the  north  side  of  Wilkinson 

Boulevard  from  the  8”  line  in  Park  Street  to  the  Sixth 
Street  easement,  and  tie  it  in  with  the  8"  line  on  the 
south  side  of  Wilkinson  Boulevard.  Serve  mobile  home 
park. 

Extend  6"  water  line  from  the  above-mentioned  easement 
crossing  eastward  to  Hazelen  Avenue  and  northward 
along  it  to  serve  residences  along  this  street. 

Strengthen  water  service  to  Woodland  Park  and  Hall  Park 
Subdivisions  (6"  lines). 


SANITARY  SEWERAGE  SYSTEM 

Belmont  has  a fairly  adequate  system  of  sanitary  sewerage 
collection  and  outfall  lines.  Not  only  is  the  entire  incorpor- 
ated area  served,  but  portions  of  the  fringe  area,  especially 
to  the  southwest  and  northeast,  are  served.  For  example,  the 
large  mobile  home  park  and  several  business  uses  north  of  Wilkin 
son  Boulevard  are  served  — as  is  most  of  Annexation  Study  Area 
#3.  In  fact,  it  would  appear  that  there  is  more  outside  sewer 
service  than  water  service.  Outside  customers  pay  $1.00  per 
month,  while  insiders  pay  nothing.  Unfortunately,  many  of  the 
outside  lines  were  privately  installed  and  are  quite  substandard 
in  terms  of  size.  Other  fringe  areas  have  septic  tanks  and  ever 
privies.  The  adoption  of  Subdivision  Regulations  in  Apeil  , 1966 

should  forestall  the  creation  of  substandard  subdivision  in  the 
future  . 


As  noted  in  the  Land  Use  Survey  and  Analysis , Belmont  at 
that  time  did  not  have  a sewage  treatment  plant,,  Sewage  was 
dumped  into  the  Catawba  River  without  treatment.  However,  in 
June,  1965,  a one-million  dollar  bond  issue  was  approved  for 
construction  of  a sewage  treatment  plant  on  a 146-acre  site 
south  of  10th  Street.  It  is  expected  that  this  new  plant  will 
be  fully  operational  by  January  1970.  The  capacity  of  this 

plant  will  be  five-million  gallons  per  day.  Since  water  used 
in  fighting  fires  will  normally  run  off  into  the  storm  drainage 
system  rather  than  the  sanitary  sewers,  it  is  unlikely  that  the 
sewage  treatment  plant  will  have  to  be  enlarged  just  because  the 
water  treatment  plant  is  enlarged.  A qualified  full-time  oper- 
ator will  need  to  be  hired  to  look  after  this  plant. 

Because  the  city  lines  astride  a ridge  between  the  Catawba 
River  and  South  Fork  River  and  because  the  discharge  of  liquid 
wastes  (whether  treated  or  not)  would  normally  gravitate  both 
ways,  the  city  has  been  faced  with  some  serious  decisions 
regarding  lift  stations  versus  treatment  plants.  By  deciding 
to  build  the  new  treatment  plant  on  the  east  side  of  the  city, 
a corrollary  decision  was  made  to  continue  pumping  sewage  from 
west  of  the  ridge  back  over  it  so  it  can  run  downhill  to  the 
east  side  plant.  There  are  now  six  lift  stations. 

It  seems  unlikely  that  the  City  Commissioners  will  decide 
to  build  a westside  treatment  plant  unless  it  becomes  absolutely 
necessary,  i.e.,  unless  the  present  central  city  lines  cannot 
handle  the  additional  wastes  pumped  from  the  west.  (Then  too, 
all  appropriate  sites  are  within  Cramerton's  town  limits.)  If 
a westside  treatment  plant  is  not  built,  three  existing  pumping 
stations  will  have  to  be  moved  downstream  (to  the  west)  and 
another  one  may  have  to  be  built  in  the  northwest  quadrant  of 
the  planning  area,  near  the  county  landfill.  (See  Map  4, 

Sewer  System.) 


22 


As  noted  in  the  Land  Use  Survey  and  Analysis,  Belmont  at 
that  time  did  not  have  a sewage  treatment  plant-  Sewage  was 
dumped  into  the  Catawba  River  without  treatment.  However,  in 
June,  1965,  a one-million  dollar  bond  issue  was  approved  for 
construction  of  a sewage  treatment  plant  on  a 146-acre  site 
south  of  10th  Street.  It  is  expected  that  this  new  plant  will 
be  fully  operational  by  January  1970.  The  capacity  of  this 

plant  will  be  five-million  gallons  per  day.  Since  water  used 
in  fighting  fires  will  normally  run  off  into  the  storm  drainage 
system  rather  than  the  sanitary  sewers,  it  is  unlikely  that  the 
sewage  treatment  plant  will  have  to  be  enlarged  just  because  the 
water  treatment  plant  is  enlarged.  A qualified  full-time  oper- 
ator will  need  to  be  hired  to  look  after  this  plant. 

Because  the  city  lines  astride  a ridge  between  the  Catawba 
River  and  South  Fork  River  and  because  the  discharge  of  liquid 
wastes  (whether  treated  or  not)  would  normally  gravitate  both 
ways,  the  city  has  been  faced  with  some  serious  decisions 
regarding  lift  stations  versus  treatment  plants.  By  deciding 
to  build  the  new  treatment  plant  on  the  east  side  of  the  city, 
a corrollary  decision  was  made  to  continue  pumping  sewage  from 
west  of  the  ridge  back  over  it  so  it  can  run  downhill  to  the 
east  side  plant.  There  are  now  six  lift  stations. 

It  seems  unlikely  that  the  City  Commissioners  will  decide 
to  build  a westside  treatment  plant  unless  it  becomes  absolutely 
necessary,  i.e.,  unless  the  present  central  city  lines  cannot 
handle  the  additional  wastes  pumped  from  the  west.  (Then  too, 
all  appropriate  sites  are  within  Cramerton's  town  limits.)  If 
a westside  treatment  plant  is  not  built,  three  existing  pumping 
stations  will  have  to  be  moved  downstream  (to  the  west)  and 
another  one  may  have  to  be  built  in  the  northwest  quadrant  of 
the  planning  area,  near  the  county  landfill.  (See  Map  4, 

Sewer  System.) 


22 


EXISTING  & PROPOSED 


ACME  MILlTYrttAiJE  WASTE 
DISCHARGES  INTO  pU' 


JTFALL 


}jK  ? / \ x 

\ A T\y\j  \ 

“Jr', 

*/'  Uu 

^ — 1 J ^ \ 

X> 

» 1 T 

SEWERAGE  SYSTEM 


BELMONT.  N.C. 

O'  2000’ 


LEGEND 


EXISTING  LINES 
PROPOSED  LINES 
EXISTING  PUMP  STATION 
PROPOSED  PUMP  STATION 
TREATMENT  PLANT 
PROPOSED  SERVICE  AREA 


MAP-4 


x lUK  imipmi 

JJfV  J JIM  3M3A 


LAND  DEVELOPMENT 

AND 

SKETCH  THOROUGHFARE  PLAN 


REVISED  - SEPT.  1969 


BELMONT.  N.C. 


RESIDENTIAL 
Low  Density 
Medium  Density 
Redevelopment  Areas 


PUBLIC 

J Jr.  High  School 

H Sr.  High  School 

i Proposed  Elementary  Schools 


MAJOR  THOROUGHFARE 
Existing  Alignment 
llllllll  New  Alignment 
^ * ■■  Long-Range 


MINOR  THOROUGHFARE 
■ i Existing  Alignment 

New  Alignment 

_ — _ __  Long-Range 


Sewer  system  extensions  which  will  be  needed  to  serve  the 
proposed  annexations  by  1986  are  as  follows: 


Sewer  Projects 


Provide 
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service 
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In  s ta  11 

8 " s ewe  r lines 

to  serve 

the  area  lying  south  of 

Wilkinson  Boulevard  and  focussed  on  Mason  and  Hubbard 
Streets,  Oakland  Avenue  and  Orchard  Lane.  Also  serve 
western  ends  of  Todd,  Elm,  Clay  and  Lincoln  Streets. 

Install  8"  sewer  lines  to  serve  the  area  lying  between 
Peach  Orchard  Road  and  McAdenville  Road  on  the 
north  and  Wilkinson  Boulevard  on  the  south 
(including  Kee  Road). 

Install  8 11  sewer  lines  to  serve  Woodland  Park  and  Hall 
Park  Subdivisions. 

Install  8"  sewer  line  to  serve  the  two  manufacturing 
plants  and  surrounding  homes  on  both  sides  of 
McAdenville  Road  (new  pump  station). 

Install  8"  sewer  line  in  Willerine  Road  with  spur  lines 
to  serve  a portion  of  Nixon  Road  and  the  southern 
end  of  Greenwood  Avenue. 

Install  8"  sewer  line  to  serve  residences  on  the  north 
side  of  Armstrong  Ford  Road  and  those  on  Crestview 
Drive  (new  pump  station). 

Install  8"  sewer  lines  to  serve  Lake  Drive,  Point  Circle, 
Barnes  Street  and  Mellon  Road  residences  (new  pump 
station) . 

Install  8"  sewer  line  in  Beatty  Road,  and  along  that 

portion  of  Wilkinson  Boulevard  between  Beatty  Road 
and  Crest  Street,  to  serve  portions  of  Browntown. 
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CHAPTER  III 


CULTURAL  SERVICES 


SCHOOLS 

Belmont's  schools  are  administered  by  the  Gaston  County 
School  Administrative  Unit  with  offices  in  Gastonia.  There  are 
two  operating  elementary  schools  in  the  planning  area  (as  de- 
fined for  purposes  of  this  study,  i.e.,  excluding  Cramerton  and 
all  land  north  of  Interstate  85),  plus  a junior  high  and  senior 
high.  (Junior  and  Senior  High  students  do,  however,  come  from 
North  Belmont  at  present.)  There  is  also  an  abandoned  Negro 
union  school,  Reid  School.  The  two  functioning  elementary 
schools  had  a combined  enrollment  of  1,416  by  April  2,  1968. 

Their  combined  Average  Daily  Membership,  a more  meaningful 
figure,  was  1,265.  The  Junior  and  Senior  High  schools  had  a 
combined  enrollment  of  1,660  by  April  2,  1968.  Their  combined 

Average  Daily  Membership  was  1,496.  (The  total  enrollment  was, 
therefore,  3,076.)  The  breakdown  of  the  2,761  total  Average 
Daily  Membership  between  elementary  and  secondary  students  was 
4 5.87,  elementary  and  54.2%  secondary. 

Using  an  extremely  inflated  1986  population  estimate  of 
12,000  (since  there  will  continue  to  be  some  students  from 
outside  the  city  limits  attending  Belmont  schools)  and  consider- 
ing that  about  28%  of  the  total  1960  population  was  aged  5-19, 
it  is  possible  to  come  up  with  a total  expected  1986  student 
population  of  3,360.  Using  a rounded  45%  elementary  and  55% 
secondary  breakdown,  we  arrive  at  an  estimated  1986  Average 
Daily  Membership  of  1,512  elementary  students  and  1,848  second- 
ary students.  (If  high  school  students  from  Cramerton  and 
North  Belmont  are  sent  to  Belmont,  the  projection  for  secondary 


students  should  be  even  higher.)  In  other  words,  elementary 
ADM  will  increase  by  247  students  and  secondary  ADM  by  352 
students  in  the  next  18  years  (totalling  599).  These  are  very 
modest  student  load  increases,  but  they  seem  to  correspond  with 
the  modest  overall  population  increase  (878  persons)  which  was 
computed  for  the  incorporated  portion  of  the  planning  area. 

Hence,  they  will  be  utilized  for  purposes  of  school  plang  plan- 
ning through  1986. 

Both  of  Belmont's  functioning  elementary  schools  (grades 
1-6)  are  housed  in  outmoded  buildings  on  inadequate  tracts. 

The  Belmont  Central  School  was  started  in  1921,  enlarged  in 
1924,  and  again  in  1929.  The  original  structure  has  12  class- 
rooms, a lunchroom  and  an  auditorium.  Eight  classrooms  were 

added  in  1924  and  11  classrooms  in  1929.  There  is  no  library 
or  gym.  The  Gaston  County  School  Study'’  recommended  that  the 
entire  facility  be  taken  out  of  use  at  the  earliest  possible 
date.  The  site  contains  only  4.5  acres  whereas  it  should  have 
at  least  14  acres  to  accommodate  its  present  enrollment  of  879 

(5  acres  base  plus  1 acre  per  100  enrollment).  In  1966  there 

were  23  teachers  at  the  school  but  31  classrooms  (some  of  which 
may  have  been  converted  to  other  purposes),  so  there  must  be 
some  excess  capacity  in  the  plant  --  outmoded  as  it  may  be  in 
almost  every  other  way.  The  auditorium  meets  minimum  standards, 
but  it  is  the  only  part  of  the  building  which  does.  The  play- 
ground is  inadequate  for  the  enrollment  of  the  school. 

In  June,  1969,  a 23.75-acre  tract  of  land  at  Eagle  Road  and 
Long  Avenue  was  purchased  for  a new  school  to  replace  Central 
Elementary.  This  new  school,  costing  in  the  neighborhood  of 
$900,000,  will  contain  approximately  30  classrooms  and  will  accom- 
modate over  700  students.  The  site  is  most  desirable  from  a stand- 
point of  accessibility  for  small  elementary  children.  Construction 
of  this  facility  is  to  begin  in  late  1969. 

'’Gaston  County  School  Survey,  Division  of  School  Planning, 

N.C.  Department  of  Public  Instruction,  1965. 
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East  Belmont  School  also  handles  grades  1-6.  It  was  started 
in  1922  with  10  classrooms  and  an  auditorium.  Six  classrooms  were 
added  in  1927,  four  classrooms  in  1932  and  a lunchroom  in  1952, 
There  is  no  library  or  gym.  All  of  the  classrooms  are  in  poor 
condition.  The  site  contains  only  2.5  acres  whereas  a minimum  of 
10  is  needed.  The  school  in  1966  had  17  teachers  utilizing  the 
20  classrooms.  The  Gaston  County  School  Study  recommended  that 
the  East  Belmont  School  be  taken  out  of  use  at  the  earliest  possi- 
ble time.  It  can  perhaps  be  used  as  a neighborhood  center.  Hence, 
the  School  Board  should  start  looking  for  a site  (about  15  acres) 
in  East  Belmont  for  a new  elementary  school  to  replace  this  one. 
The  School  Board  has  already  undertaken  this  task.  The  school  to 
replace  East  is  expected  to  be  built  in  the  southeast  section  of 
the  city,  somewhere  along  the  route  of  the  new  Park  Street  Exten- 
sion, in  the  vicinity  of  the  Imperial  Mill  Village.  The  new 
school  should  have  20  classrooms  and  accommodate  600  students 
(Of  course,  service  area  boundaries  can  be  changed  at  will  so  it 
is  difficult  to  determine  very  far  ahead  how  big  a particular 
new  school  should  be.) 

Reid  School,  a Negro  union  school  (having  grades  1-12),  has 
been  taken  out  of  use  in  connection  with  the  integration  of  all 
Gaston  County  schools.  The  plant  was  built  in  stages  between 
1923  and  1959.  To  be  more  precise,  it  was  started  in  1921  and 
added  to  in  1927,  1940,  1950,  1957,  and  1959.  It  consists  of 
four  main  buildings  including  30  classrooms,  a library,  a gym, 
and  a lunchroom  located  on  the  site  of  9 acres.  The  two  older 
buildings  have  practically  every  window  broken  and  other  evi- 
dences of  acute  vandalism.  The  gym  building  and  one  classroom 
building,  although  heavily  vandalized,  are  in  reasonably  good 
shape  and  could  surely  be  used  for  a neighborhood  recreation  and 
education  center  under  the  auspices  of  the  City,  County,  cr  a 
private  agency.  This  proposed  re-use  is  very  appropriate  and 
will  fill  a definite  need  in  the  neighborhood  which  focusses  on 
the  s choo 1 plant. 
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Belmont  Junior  High  School  (grades  7-9)  was  built  in  1939 
and  1954.  The  older  portion  of  the  school  plant  contains  18 
classrooms,  five  special  activity  rooms  (including  a poor  library), 
a gym,  an  auditorium,  and  a lunchroom.  The  music  room  is  poor, 
the  science  and  homemaking  rooms  and  study  hall  are  in  fair  condi- 
tion, the  18  classrooms  are  fair.  The  gym  and  lunchroom  are  fair 
and  the  auditorium  is  good.  In  the  1954  portion  are  a shop  and 
eight  classrooms  in  good  condition  and  two  classrooms  in  fair 
condition.  (There  were  19  teachers  at  the  school  in  1966.)  The 
Gaston  County  School  Study  recommends  that  the  school  remain  in 
use  for  the  foreseeable  future  but  that  the  school  grounds  be 
enlarged  if  at  all  possible.  The  present  site  is  only  4.5  acres 
whereas  18  acres  are  needed.  Perhaps  when  the  Central  Elementary 
School  (which  lies  across  the  street)  is  abandoned  it  can  be 
demolished  and  additional  recreation  facilities  created  on  its 
4.5  acres  for  use  by  the  Junior  High  School. 

Belmont  Senior  High  School  (grades  10-12)  is  a very  new 
facility  — built  in  1964  on  a 27-acre  site  to  the  south  of  the 
city.  It  contains  28  classrooms,  9 special  activity  rooms,  a 
library,  a lunchroom,  an  auditorium  and  a gym  --  all  of  them  in 
good  condition.  The  parking  area  is  unpaved,  but  otherwise  the 
facility  is  in  good  shape.  In  1966  there  were  28  teachers  on 
the  faculty.  As  already  noted,  high  school  students  from  Cramer- 
ton  may  eventually  be  sent  here.  This  should  create  no  great 
problem  because  there  is  plenty  of  room  for  expansion. 
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BELMONT  BRANCH  LIBRARY 


Since  the  library  in  Belmont  is  a branch  of  a larger  (county- 
wide) system,  it  will  be  inappropriate  to  apply  to  it  some  of  the 
national  standards  which  might  equitably  be  applied  to  independent 
libraries  serving  a well-defined  "trade  area”.  The  Belmont  Branch 
Library  was  built  in  1960  on  a rather  small  site  on  Central  Avenue 
near  the  viaduct  which  crosses  the  railroad  tracks.  Off-street 
parking  space  is  at  a premium  — although  it  is  probably  adequate 
most  of  the  time.  The  Gaston  County  Library  System,  which  is 
supported  by  a 5q-per-$100  of  valuation  tax  levy,  has  just  over 
150,000  volumes  in  stock.  The  Belmont  Branch  retains  about  12,000 
volumes  in  stock.  Compared  to  the  county's  1950  population  of 
just  over  127,000  (or  its  estimated  1965  population  of  137,000) 
it  is  apparent  that  the  minimum  national  standard  of  one  book  per 
person  in  the  area  served  is  met.  The  average  annual  circulation 
of  the  Belmont  unit  was  55,960  in  fiscal  year  1965-66.  The  Belmont 
unit  has  two  professional  librarians  and  other  helpers  as  needed. 
The  library  is  open  from  9:30  AM  to  5:30  PM  every  day  except  Sun- 
day, and  on  Friday  when  it  is  open  from  2:00  PM  to  8:30  PM,  With- 
in five  years  there  will  be  a need  to  enlarge  the  library  — 
especially  to  provide  more  stack  room.  At  this  time  negotiations 
for  obtaining  more  off-street  parking  space  should  be  renewed. 


RECREATION  FACILITIES  AND  PROGRAMS 

Belmont  is  better  furnished  than  most  cities  of  its  size  in 
terms  of  recreation  facilities  and  open  space.  Of  course,  some 
of  the  open  space  is  merely  vacant  land,  owned  by  the  mills,  which 
may  be  built  upon  at  some  later  date.  Nevertheless,  the  city  Is 
blessed  with  a few  very  functional  parks  and  playgrounds  including: 
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DAVIS  PARK  --  a 14  acre  city-owned  facility  with  a lighted 
baseball  park  with  bleacher  seating,  football 
field,  a large  wooded  area  and  tennis  courts. 

STOWE  PARK  --  a 6-acre  privately-owned  amusement  park  in 

downtown  Belmont,  containing  an  amphitheater, 
various  booths,  landscaping,  and  other  improve- 
ments. At  present,  this  facility  is  closed 
to  the  public. 

BALL  PARKS  --  six  ball  parks  developed  and  maintained  by 
various  mills.  They  are  located  in  the 
following  locations: 

1)  on  Eagle  Mill  Road; 

2)  on  Park  Street  near  the  Sterling  Mill; 

3)  between  Catawba,  Church  and  6th  Streets; 

4)  at  the  end  of  Catawba  Street  (near 
Belmont  Converter); 

5)  near  the  Imperial  Mill;  and 

6)  corner  of  Glenway  and  Woodrow  Streets 
(Rotary  Ballfield). 

A few  churches  also  provide  small  playgrounds. 

Finally,  there  are  two  private  facilities,  the  Lakewood 
Golf  Club  and  the  Pinebrook  Swim  and  Racket  Club;  however, 
these  facilities  are  essentially  limited  in  their  appeal 
and  availability. 


According  to  the  Land  Development  Plan,  published  April, 
1966,  the  Belmont  Planning  Area  (as  it  was  then  delineated) 
contained  102.6  acres  devoted  to  recreation  usage.  The  bulk  of 
this  acreage  was  contained  in  the  sizable  golf  course  which  is 
now  within  the  boundaries  of  Cramerton.  There  are  probably  no 
more  than  52  or  53  acres  of  public  or  semi-public  open  space 
left  within  the  shrunken  boundaries  of  the  Belmont  Planning  Area 
today.  Comparing  this  acreage  with  Belmont's  1960  population  of 
5,007,  it  would  appear  that  the  generally  accepted  standard  of 
one  acre  of  recreation  land  for  each  100  population  is  met. 
However,  since  the  present  estimated  population  of  the  total 
planning  area  is  10,450,  it  is  apparent  that  a 52-acre  deficiency 
exists. 
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A comprehensive  plan  for  parks  and  recreation  was  completed 
in  December,  1967,"  This  plan,  besides  recommending  some  addi- 
tional improvements  at  Davie  Park,  recommends  the  following 
improvements  to  existing  mili-owned  and  school  playgrounds  as 
well  as  the  development  of  some  completely  new  facilities 

1)  Reid  School  (8  acres)  --  utilization  of  Reid  School 
playgrounds  for  softball  field,  apparatus  for  small 
children,  spray  pool,  horseshoe  courts,  picnic  tables, 
toilet  structure,  parking  area,  multiple  use  court 

and  concrete  skating  rink,  (Once  it  has  been  replaced 
by  a new  facility,  East  Belmont  School  might  also  be 
used  for  such  a neighborhood  recreation  and  education 
center , ) 

2)  North  Central  Area  (6  acres)  --  lease  and  improve 
Sterling  playground  as  a neighborhood  park  with  soft- 
ball  field,  apparatus  for  small  children,  spray  pool, 
shelter  building  for  storage  and  crafts,  horseshoe 
courts,  picnic  tables,  toilet  structures,  etc 

3)  South  Central  Area  (6  acres)  --  develop  neighborhood 
playground  adjacent  to  new  school. 

4)  Southwest  Area  (4  acres)  --  acquisition  needed  in  the 
Armstrong  Ford  Road-Mellon  Road  area  to  serve  as 
neighborhood  playground.  (Same  facilities  as  #2.) 

5)  District  Park  in  vicinity  of  National  Guard  Armory 
(50  acres)  — acquisition  and  development  of  land  on 
both  sides  of  Wilkinson  Boulevard  for  athletic  facil- 
ities, parking  area,  picnic  shelter,  nature  trails, 
fishing  (along  river),  family  camping,  and  swimming 
(when  feasible).  This  district  park  could  utilize 

the  existing  Armory  for  indoor  activities  and  the  ball 
park  at  the  end  of  Central  Street.  The  family  camping 
area  could  attract  tourist  usage  and  earn  revenue  for 
the  city. 


A Plan  for  Parks  and  Recreation  , Belmont,  N.  C.,  Gardner  < Idley 
and  Associates,  December,  1967,  pp.  28-38. 
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6)  Belmont  Senior  High  School  — it  is  recommended  that 
the  City  acquire  or  lease  30  acres  adjoining  the 
Senior  High  School  and  develop  it  for  recreation 
purposes.  Softball  fields,  regulation  baseball  field, 
turf  areas,  tennis  courts,  wooded  area,  nature  trails, 
picnic  tables,  tot  lot,  parking  area,  and  many  other 
facilities  would  be  appropriate  here. 


Belmont  presently  has  no  organized  recreation  program,  i.e., 
under  a paid  director.  However,  it  is  moving  in  this  direction. 
The  Gidley  Report  has  been  well  received  by  the  City  Commissioners 
and  there  are  indications  that  its  recommendations  for  land  leas- 
ing and  acquisition  as  well  as  for  staffing  will  be  implemented. 

Existing  and  recommended  facilities  appear  on  Map  5 of  this 
report . 
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PART  II 


PUBLIC  IMPROVEMENTS  PROGRAM 
INTRODUCTION 


The  public  improvements  program  is  a comprehensive  listing 
of  public  improvements  that  are  contemplated  for  a twenty-year 
period.  Specifically,  it  is  defined  as  follows: 


"A  program  which  identifies  and  lists  public  improvements, 
existing  and  projected  requirements  based  on  other  plan 
items.  It  establishes  a priority  schedule  with  appropri- 
ate justification,  after  taking  into  consideration  relative 
urgency  of  public  need.  The  public  improvements  program 
provides  the  ground  work  for  the  community's  capital  budget. 

The  benefits  to  be  derived  from  a public  improvement  program 
include  the  following  -- 

— it  can  save  money  by  permitting  better  coordination  of 
the  projects  called  for  by  all  city  departments; 

— planning  ahead  means  land  can  be  acquired  ahead  of 
actual  construction  to  protect  the  city  from  more 
expensive  outlays  later; 

— citizens  can  take  a look  at  the  program  and  understand 
the  need  for  bond  issues  to  pay  for  some  of  the  pro- 
posed improvements; 

— gives  the  municipality  a guide  to  use  in  future  finan- 
cial planning. 

The  twenty-year  public  improvements  program  for  Belmont 
will  be  grouped  in  a listing  of  needs  by  departmental  category. 

A justification  for  each  improvement  is  listed.  A line  Item 
number  is  also  shown  to  provide  quick  reference  between  this 
listing  and  the  capital  budget. 


Answers  on  Comprehensive  Community  Planning  , 
Finance  Agency,  Program  Guide  // 2 . 
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PUBLIC  IMPROVEMENTS  PROGRAM 


LISTING  OF  IMPROVEMENTS  BY  CATEGORIES 


Line 

Item 

Number 


CITY  HALL 


Renovation  of  old  Post  Office  to  serve  as  new  City 
Hall. 

Renovation  of  old  City  Hall  to  serve  as  Public 
Safety  Building. 


POLICE  DEPARTMENT 

Vehicles  needed  to  minimize  operating  expenses 
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FIRE  DEPARTMENT 
To  provide  better  access: 

Build  new  fire  station  in  the  vicinity  of  the 
intersection  of  Park  and  Catawba  Streets. 
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CITY  GARAGE  AND  STORAGE  YARDS 

Build  a new  facility  in  southeastern  part  of  town 
(present  one  obsolete). 


REFUSE  COLLECTION  AND  DISPOSAL 


1 1 
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one 

12 

Replace 

1960 

13 

Rep  lace 

1966 
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LISTING  OF  IMPROVEMENTS  BY  CATEGORIES 


STREETS,  GROUNDS  AND  UTILITIES  MAINTENANCE  EQUIPMENT 

Replace  1960  stake  body  truck. 

Replace  1962  stake  body  truck. 

Purchase  new  dump  truck  for  sewage  treatment  plant. 
Replace  1961  dump  truck. 

Replace  1961  pickup  truck. 

Replace  1966  pickup  truck. 

Purchase  new  street  flusher. 

Purchase  heavy  duty  mower. 

Purchase  air  compressor. 

Purchase  leaf  loader. 

Replace  1963  backhoe. 

Flexible  sewer  cleaning  machine. 


MINOR  STREET  AND  SIDEWALK  PROJECTS 
For  public  safety  and  convenience: 

Pave  those  portions  of  Brook,  Caldwell,  Plum,  and 
8th  Streets  which  are  presently  unpaved. 

Pave  portions  of  Spring,  Armstrong,  Walnut  and  Gaston 
Streets  along  with  Secrest  and  Power  Line  Avenues,  that 
are  presently  unpaved. 

Repave  Hall  Street  and  stub  at  end  of  Poplar  Street. 

Pave  all  of  Kale  Street  and  three  spurs  which  extend 
from  it  to  Sterling  Street. 

Pave  portion  of  Davis  Street,  Rikard  Street  (stub)  and 
Sacco  Street  Extension  northward  to  Wilkinson  Boulevard 
and  pa ve . 

Pave  portions  of  North  Street,  David  Street,  Henry 
and  Greenwood  Avenues,  and  a portion  of  Willerine 
Street. 

Extend  5th  Street  Extension  eastward  to  connect  with 
10th  Street  Extension  and  pave  it. 

Pave  9th,  12th,  and  13th  Streets. 
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LISTING  OF  IMPROVEMENTS  BY  CATEGORIES 


Pave  streets  in  Annexation  Area  3B,  including  East, 
Central  and  South  Avenues;  Charles,  Hand  and  Ewing 
Drives,  and  Mimosa  Street. 

Improve  streets  in  Peach  Orchard  Section  south  of 
Wilkinson  Boulevard,  including  Mason,  Oakland,  Hubbard, 
Orchard,  Crest  and  Walnut. 

Improve  streets  in  Peach  Orchard  Section  north  of 
Wilkinson  Boulevard,  including  Alberta,  Branch  and 
an  unnamed  spur  off  Georgia  Belle. 

Sidewalks  for  South  Point  Road  (3,000  feet). 

Sidewalks  for  Eagle  Road  (4^  blocks). 


MAJOR  STREET  IMPROVEMENTS 


Extension  of  Park  Street  southward  and  westward  to 
connect  with  South  Central  Avenue  via  Pine  Street. 

Extension  of  Myrtle  Street  eastward  from  South  Main 
to  new  Park  Street  Extension. 

Extend  Pine  Street  westward  and  northward  (utilizing 
a portion  of  Faires  Avenue)  tieing  into  Eagle  Mill 
Road. 

Extend  Hawthorne  Street  southward  and  westward  to 
tie  in  at  the  South  Central  Avenue-Nixon  Road 
intersection. 

Extend  Woodrow  Avenue  westward  from  Sacco  Street  to 

the  new  Mason  Street  Extension  , then  extending  Woodrow  on 

westward  to  the  Cramerton  area. 

Connect  Stowe  Road  in  Amity  Acres  with  10th  Street 
extension. 

Create  a loop  route  in  the  southwestern  quadrant  of 
the  planning  area  — stretching  from  South  Point  Road 
to  Eagle  Mill  Road  via  Nixon  Road. 
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LISTING  OF  IMPROVEMENTS  BY  CATEGORIES 


Line 

Item 

Number 
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WATER  PROJECTS 


The  following  are  mostly  contingent  on  proposed 
annexa  t ions : 

Construct  new  5 million  gallons  per  day  water  treat- 
ment plant. 

Provide  adequate  water  service  to  Annexation  Study 
Area  1 (northeast  of  town). 

Provide  adequate  water  service  to  Annexation  Study 
Area  3A  (includes  12"  main  in  South  Main  Street 
from  Myrtle  Street  to  standpipe  and  8"  main  in 
South  Main  Street  from  standpipe  line  to  city 
1 im  i t s ) . 

Provide  adequate  water  service  to  Annexation  Study 
Area  3B  (southeast  of  town). 

Provide  adequate  water  service  to  Annexation  Study 
Area  3C  (Amity  Acres). 

Extend  6"  water  line  westward  along  Nixon  Road  from 
South  Point  Road  to  Willerine  Drive,  thence  north- 
ward along  Willerine  Drive  to  Julia  Avenue;  also 
extend  6"  lines  to  Crestview  Drive,  Barnes  Street, 
Mellon  Road,  Lake  Drive  and  Point  Circle. 

Extend  8"  water  line  along  Vine  Street  and  Ewing 
Drive  from  5th  Street  Extension  6"  line  to  Hawthorne 
Street  8"  line.  Strengthen  service  to  5th  Street 
Extens ion  area. 

Install  12"  water  mains  in  new  Park  Street  Extension 
from  Brook  Street  12"  line  to  new  12"  line  in 
Hawthorne  Street  Extension  and  in  Hawthorne  Street 
Extension  from  end  of  present  8"  line  to  South  Point 
Road  (where  it  meets  Nixon  Road). 

Extend  8"  water  line  westward  along  the  south  side 
of  Wilkinson  Boulevard  from  the  8"  line  which  feeds 
South  Fork  Mill  Village  to  Hubbard  Street  and  from 
thence  cross  under  the  highway  to  Georgia  Belle 
Ave n u e . 


Line 

Item 

Number 


LISTING  OF  IMPROVEMENTS  BY  CATEGORIES 
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Extend  6"  water  line  eastward  along  the  north  side  of 
Wilkinson  Boulevard  from  Alberta  Avenue  to  Mason 
Street  and  extend  6"  line  up  Kee  Road  to  McAdenville 
Road  . 

Extend  6"  water  line  northward  along  Georgia  Belle 
Avenue  to  McAdenville  Road  and  from  thence  westward 
to  Alberta  Avenue  and  southward  along  it  to  Wilkinson 
Boulevard  8"  line., 

Extend  6"  water  line  southward  from  Wilkinson  Boule- 
vard along  Mason  Street  to  Oakland  Avenue  and  from 
thence  westward  along  it  to  Hubbard  Street,  thence 
northward  along  it  to  the  proposed  8"  line  in  Wilkin- 
son Boulevard,  Also  serve  interior  streets. 

Extend  8"  water  line  from  South  Fork  Mill  Village  8" 
line  to  McAdenville  Road  (near  its  intersection  with 
Highland  Street)  and  along  McAdenville  Road  to 
Georgia  Belle  Avenue. 

Strengthen  water  service  to  Woodland  Park  and  Hall 
Park  Subdivisions  (6"  lines). 

Extend  8"  water  line  northward  along  the  east  side 
of  Park  Street  from  Wilkinson  Boulevard  to  Margaret 
Street  (near  the  bowling  alley),  thence  along  Margaret 
Street  to  Beatty  Road,  thence  down  Beatty  Road  to 
Wilkinson  Boulevard  Serve  Browntown  via  two  6"  loops. 

Extend  6"  water  line  along  the  north  side  of  Wilkinson 
Boulevard  from  the  8"  line  in  Park  Street  to  the 
Sixth  Street  casement.  Serve  mobile  home  park. 

Extend  6"  water  line  from  the  above-mentioned  casement 
crossing  eastward  to  Ha?elen  Avenue  and  northward 
along  it  to  serve  residences  along  this  street. 


LISTING  OF  IMPROVEMENTS  BY  CATEGORIES 


Line 

Item 

Number 


66 

67 

68 

69 

70 

71 


7 2 


73 
7 4 


7 5 


7 6 


77 


SEWER  PROJECTS 


Construct  new  5 mgpd  sewage  treatment  plants 


Provide  adequate  sewer  service  to  Annexation  Study 
Area  1 (northeast  of  town) , 

Provide  adequate  sewer  service  to  Annexation  Study 
Area  3A. 


Provide  adequate  sewer  service  to  Annexation  Study 
Area  3B  (southeast  of  town). 

Provide  adequate  sewer  service  to  Annexation  Study 
Area  3C  (Amity  Acres). 


Install  8"  sewer  lines  to  serve  the  area  lying  south 
of  Wilkinson  Boulevard  and  focussed  on  Mason  and 
Hubbard  Streets,  Oakland  Avenue,  and  Orchard  Lane. 
Also  serve  western  ends  of  Todd,  Elm,  Clay  and 
Lincoln  Streets. 


Install  8"  sewer  lines  to  serve  the  area  lying 
between  Peach  Orchard  Road  and  McAdenville  Road  on 
the  north  and  Wilkinson  Boulevard  on  the  south 

Install  8"  sewer  lines  to  serve  Woodland  Park  and 
Hall  Park  Subdivisions. 

Install  8"  sewer  line  to  serve  the  two  manufacturing 
plants  and  surrounding  homes  on  both  sides  of 
McAdenville  Road  (new  pump  station). 

Install  8"  sewer  line  in  Willerine  Road  with  spur 
lines  to  serve  a portion  of  Nixon  Road  and  the 
southern  end  of  Greenwood  Avenue. 

Install  8"  sewer  line  to  serve  residences  on  the 
north  side  of  Armstrong  Ford  Road  and  those  on 
Crestview  Drive  (new  pump  station). 

Install  8"  sewer  lines  to  serve  Barnes  Street,  Mellon 
Road,  Lake  Drive  and  Point  Circle  residences  (new 
pump  station). 
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Line 
Item 
Numbe  r 


LISTING  OF  IMPROVEMENTS  BY  CATEGORIES 


78  Install  8"  sewer  line  in  Beatty  Road,  and  along  that 

portion  of  Wilkinson  Boulevard  between  Beatty  Road 
and  Crest  Street,  to  serve  a portion  of  Browntown. 


SCHOOLS  (County  Responsibility) 

79  Build  new  eastside  elementary  school  (present  one  is 
outmoded) . 

80  Build  new  westside  elementary  school  (present  one  is 
outmoded).  (Construction  begun  November,  1969.) 

81  Expand  Junior  High  School  grounds  on  site  of  old 
Central  Elementary  School. 


BELMONT  BRANCH  LIBRARY 


82  Double  size  of  facility  and  provide  space  for  off- 

street  parking. 


RECREATION  AND  PARKS 

(Adapted  from  Park  and  Recreation  Study,  Gardner 
Gidley  and  Associates,  Winston-Salem,  N.C., 

December,  1967) 

83  Improvements  to  Davis  Park. 

84  Conversion  of  the  Reid  School  grounds  and  some  of 
the  buildings  into  a neighborhood  recreation  and 
education  center  (8  acres). 

85  Conversion  of  the  East  Belmont  School  grounds  and 
buildings  into  another  neighborhood  recreation  and 
education  center  (3  acres). 

86  Lease  and  develop  Sterling  Mill  playground  as  a city 
playground  (6  acres). 
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Line 

Item 

Number 


LISTING  OF  IMPROVEMENTS  BY  CATEGORIES 


87  Acquire  land  for  and  develop  neighborhood  playground 
in  the  southeast  quadrant  of  the  planning  area  (10 
acres  adjoining  school). 

88  Acquire  land  for  and  develop  neighborhood  playground 
in  vicinity  of  Mellon  Road  and  Armstrong  Ford  Road 
(4  acres). 

89  Acquire  land  and  develop  district  park  in  vicinity  of 
National  Guard  Armory  (50  acres,  and  possibly  30 
acres  more  north  of  Wilkinson  Boulevard  for  family 
camp ing) . 

90  Acquire  30  acres  adjoining  Belmont  Senior  High  School 
for  development  as  district  park. 

91  Construct  recreation  building  at  park  adjoining  Belmont 
Senior  High  School  (long-range). 
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CAPITAL  IMPROVEMENTS  BUDGET 


PART  III 


CAPITAL  BUDGET 


The  Capital  Budget  should  not  be  confused  with  the  Annual 
Municipal  Budget.  The  Capital  Budget,  which  is  generally  for  a 
six-year  period,  is  concerned  with  the  capital  outlay  the  muni- 
cipality must  spend  on  the  construction,  remodeling,  or  expansion 
of  utility  services  and  other  physical  facilities,  items  of  equip- 
ment that  will  need  replacing,  the  cost  of  engineering  and  archi- 
tectural studies,  and  the  purchase  of  land  for  community  facilities. 
The  Municipal  Budget,  which  is  for  a one-year  period,  is  primarily 
concerned  with  the  annual  operating  functions  of  the  city  such  as 
adequate  personnel  for  the  operation  and  maintenance  of  city  facil- 
ities and  services,  but  also  includes  capital  expenditures. 

Belmont's  capital  budget  will  cover  a six-year  period  from 
fiscal  year  1970-71  through  fiscal  year  1975-76.  It  charts  a 
logical  financial  course  which  will  enable  the  city  to  allevaite 
present  deficiencies  and  to  construct  needed  improvements  docu- 
mented in  the  Community  Facilities  Revision  and  Public  Imp  rove- 
me  n t s sections  of  this  report. 

Although  the  capital  budget  is  concerned  with  different 
financial  areas  than  the  annual  budget,  coordination  between  the 
two  is  mandatory.  The  six-year  capital  program  should  be  pre- 
sented to  the  City  Council  along  with  or  prior  to  the  annual 
budget.  The  first  year  of  the  program  should  be  made  a part  of 
the  annual  budget. 

Annually,  one  new  year  is  added  to  the  capital  budget  and 
any  necessary  revisions  are  made  in  regard  to  current  or  proposed 
projects,  and  completed  projects  are  eliminated.  If  the  budget- 
ing procedure  described  above  is  used,  capital  budgeting  becomes 


a continuous  process  and  the  majority  of  proposed  projects  will 
be  presented  to  the  Council  and  general  public  five  years  in 
advance  of  final  approval  and  actual  construction. 

In  summary,  Belmont  will  derive  the  following  benefits  from 
a capital  budget: 

1.  The  program  tells  approximately  how  much  money  will  be 
needed  and  permits,  by  proper  scheduling  of  projects,  the 
maximum  use  of  current  revenues  in  meeting  capital 
improvements  needs. 

2.  Capital  expenditures  play  a very  important  part  in  deter- 
mining future  operating  costs. 

3.  Capital  expenditures  will  help  to  influence  the  future 
growth  of  the  city. 

4.  Financial  data  collected  for  the  capital  budget  can  be 
utilized  in  other  budget  operations. 


SUMMARY  OF  COST  OF  PROJECTS  PROGRAMMED 

It  will  be  appropriate  at  this  point  to  summarize  the  cost 
of  the  projects  programmed  in  the  Capital  Budget.  The  listing 
below  will  show  each  fiscal  year  of  the  six-year  program  and  the 
total  cost  of  the  projects  by  year.  The  source  of  financing  will 
also  be  given. 


FISCAL  YEAR  1970-71 


Total 


$2,214,300 


General  Fund 

Bonds 

County 

(State  - Items  41  & 42) 


$ 105,500 

1 , 200,000 


908,800 


42 


FISCAL  YEAR  1971-72 


Total 

Genera  1 F und 
Bonds 


$743,684 


$ 34,250 
709 ,434 


FISCAL  YEAR  1972-73 

Total  $984,900 

General  Fund 
County 

(State  - Item  45) 


$ 84,900 
900 ,000 


FISCAL  YEAR  1973-74 

Total  $139,750 

General  Fund  $139,750 


FISCAL  YEAR  1974-75 

Total  $ 84,500 

General  Fund  $ 84,500 

(State  - Items  43  & 46) 


FISCAL  YEAR  1975-76 

Total  $113,750 

General  Fund 
Special  Tax  Levy 
County 


$ 28,750 
80 ,000 
5 ,000 


The  total  cost  of  the  Capital  Budget  Program  will  be 
approximately  $4,280,884,  of  which  $447,650  will  be  from  the 
General  Fund.  The  costs  for  implementation  of  the  Thoroughfare 
Plan  have  not  been  included  in  the  total  cost  of  this  program 
since  that  construction  will  be  a State  responsibility. 
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RECENT  FISCAL  HISTORY 


Belmont's  1969-70  Budget  of  $1,448,330  is  considerably 
higher  ($711,370)  than  that  of  the  $776,760  of  fiscal  year 
1968-69.  This  large  increase  in  the  City's  finances  is  charged 
to  the  incorporation  of  expenses  involved  with  the  new  sewage 
treatment  plant,  now  under  construction,  salary  increases  for 
all  city  employees,  and  the  loss  of  some  $30,000  in  court 
revenues . 

In  order  to  meet  the  additional  amount  of  the  1969-70 
budget,  the  tax  rate  was  increased  from  $1.25  to  $1.35  per 
$100  valuation.  The  right  to  raise  and  lower  this  tax  ratio 
is  held  by  the  municipal  government. 

The  $1.35  tax  rate  is  divided  into  two  portions;  $1.33 
for  the  General  Fund  and  two  cents  for  the  Debt  Service  Fund. 

Ad  Valorem  taxes  for  the  current  year  will  bring  in  $311,250 
for  the  General  Fund.  Other  sources  will  amount  to  $111,607, 
Water  and  Sewer  Fund;  $93,113  Debt  Service  Fund;  and  $611,250 
Bond  Fund . 

In  the  General  Fund  expenditures,  the  Street  Department 
will  receive  $105,700.  This  represents  the  cost  to  maintain 
and  resurface  city  streets. 

Allocated  for  annexation  costs  in  the  non- depa r tme n t a 1 
budget  is  $130,737.  This  amount  will  be  available  for  annexing 
Areas  3A  and  3B  that  are  presently  under  consideration. 

Expenses  for  the  first  five  months'  operation  of  the  new 
sewage  treatment  plant  have  been  budgeted  at  $41,000.  It  is 
estimated  that  the  plant  will  not  begin  operation  before  Feb- 
ruary 1,  1970;  however,  the  expense  is  anticipated  to  be  off- 

set by  the  charges  to  be  set  for  sewer  service. 
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CAPITAL  BUDGET  1970-71 


1975-76 


Belmont's  Capital  Budget  for  fiscal  years  1970-71  through 
1975-76  is  presented  on  the  following  pages.  Total  estimated 
funds  for  financing  the  various  projects  are  shown  in  detail. 
On  the  left  side  of  the  table  are  line  item  numbers  which 
correspond  to  the  line  numbers  describing  the  Public  Improve- 
ments Program. 


Line 

Source 

Item 

Estimated  of 

Numb e r 

Pro iect  Description 

Cost 

F inancing 

FISCAL 

YEAR  1970-71 

3 

Trade  police  cruiser 

$ 1,000 

GF 

10 

Build  new  city  garage  and 
storage  yard 

40,000 

GF 

12 

Replace  1960  load  packer 

10  ,000 

GF 

14 

Replace  1960  stake  body  truck 

4,000 

GF 

18 

Replace  1961  pick-up  truck 

2 ,500 

GF 

41 

Extension  of  Park  Street 

State 

Responsibility 

42 

Extension  of  Myrtle  Street 

State 

Responsibil ity 

66 

Construct  new  5 mgpd  sewage 
trea tment  plant 

1 , 200 ,000 

Bond  and 

Federal 

Govt. 

80 

Build  westside  elementary 
school 

908,832 

County 

83 

Improvements  to  Davis  Park 

1 5 ,000 

GF 

84 

Conversion  of  old  Reid  School 

33  ,000 

G F and 
Fe  de  ra  1 

Govt. 

GF  - General  Fund 
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Line 
Item 
N umber 

Project  Description 

E s t ima  ted 
Cost 

Source 
o f 

F inancing 

F ISCAL 

4 

YEAR  1971-72 
Trade  police  cruiser 

$ 1,000 

GF 

1 1 

Purchase  site  for  landfill 

20 ,000 

GF 

28 

Repave  Hall  Street 

1 ,350 

GF 

29 

Pave  Kale  Street  and  its  stubs 

6 ,000 

GF 

37 

Sidewalks  for  South  Point  Road 

4,000 

GF 

38 

Sidewalks  for  Eagle  Road 

1 ,900 

GF 

50 

Water  system  improvements: 
Annexation  Area  1 

106 , 202 

Bonds 

51 

Allexantion  Area  3A 

216,602 

Bonds 

52 

Annexation  Area  3B 

41 ,860 

Bonds 

67 

Sewer  system  improvements: 
Annexation  Area  1 

87,745 

Bonds 

68 

Annexation  Area  3A 

113 ,850 

Bonds 

69 

Annexation  Area  3B 

143 ,175 

Bonds 

FISCAL 

5 

YEAR  1972-73 
Trade  police  cruiser 

$ 1,000 

GF 

1 

Renovate  old  Post  Office  for 
new  City  Hall 

25,000 

GF 

16 

Purchase  dump  truck  for  sewage 
treatment  plant 

4,000 

GF 

17 

Replace  1961  dump  truck 

4,000 

GF 

22 

Purchase  new  air  compressor 

3 ,500 

GF 

23 

Purchase  new  leaf  loader 

1 1 ,400 

GF 

26 

Pave  portions  of  Brook, 
Caldwell.,  Plum  and  8th  Streets 

18 ,000 

GF 

45 

Extend  Hawthorne  Street 

State  Responsibility 

79 

Construct  new  eastside 
elementary  school 

900  ,000 

County 

87 

Develop  neighborhood  playground 
in  area  of  new  eastside  school 

18,000 

GF 

GF  - General  Fund 
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Line 
I tern 
N umber 

Pro iect  Description 

E s t ima  ted 
Cost 

Source 
o f 

F inancing 

FISCAL 

6 

YEAR  1973-74 
Trade  police  cruiser 

$ 1,000 

GF 

2 

Renovate  old  City  Hall  for 
Public  Safety  Building 

50,000 

GF 

15 

Replace  1962  stake  body  truck 

4,000 

GF 

20 

Purchase  new  street  f lusher 

6,000 

GF 

25 

Purchase  flexible  sewer 
cleaning  machine 

8,000 

GF 

27 

Pave  Spring,  Armstrong,  Walnut 
and  Gaston  Streets  and 
Secrest  and  Power  Line  Avenues 

14,500 

GF 

31 

Pave  portions  of  North,  David 
and  Willerine  Streets  and 
Henry  and  Greenwood  Avenues 

20,500 

GF 

34 

Pave  streets  in  Annexation 
Area  3B 

17,750 

GF 

85 

Convert  East  Belmont  School 
into  a neighborhood  recreation 
and  education  center 

10,000 

GF 

86 

Lease  and  develop  Sterling  Mill 
p 1 ayground 

8 ,000 

GF 

FISCAL  YEAR  1974-75 


7 

Trade  police  cruiser 

$ 1,000 

GF 

9 

Build  new  fire  station 

40,000 

GF 

24 

Replace  1963  back  hoe 

1 1 ,000 

GF 

30 

Pave  portion  of  Davis,  Rikard 
and  Sacco  Street  extension 

7 , 500 

GF 

32 

Connect  5th  Street  extension 
with  10th  Street  extension 

5 ,000 

GF 

43 

Extend  Pine  Street 

State 

Responsibi 1 ity 

46 

Extend  Woodrow  Avenue  westward 
to  new  Mason  Street  extension 
and  on  to  Cramerton  area. 

State 

Res  pons  ib i 1 ity 

89 

Obtain  land  in  vicinity  of 
Armory  for  district  park 

20  ,000 

GF 

GF 


General  Fund 


Line 

Item 

Number 

Project  Description 

E s t ima  ted 
Cost 

Source 
o f 

F inane  ing 

FISCAL 

YEAR  1975-76 

8 

Trade  police  cruiser 

$ 1,000 

GF 

13 

Replace  1966  load  packer 

10,000 

GF 

19 

Replace  1966  pick-up  truck 

2 ,500 

GF 

21 

33 

Purchase  heavy  duty  mower 
Pave  9th,  12th,  and 

3,000 

GF 

81 

13th  Streets 

Expand  Junior  High  School 

12,250 

GF 

90 

grounds 

Develop  district  park  in 

5 ,000 

County 

Armory  area 

80,000 

Special 
Tax  Levy 

FISCAL  YEARS  1976-77  through  1979-60 

35  Improve  streets  in  Peach  Orchard  section  south  of 

Wilkinson  Boulevard 

36  Improve  streets  in  Peach  Orchard  section  north  of 

Wilkinson  Bounevard 

47  Obtain  right-of-way  for  and  construct  Stowe  Road-lOth 

Street  extension  connection  (also  widen  10th 
Street  and  build  new  viaduct) 

49  Construct  new  5 mgpd  water  treatment  plant 

53  Water  system  improvements  - Annexation  Area  3G 

70  Sewer  system  improvements  - Annexation  area  3G 

54  Lay  6"  water  lines  in  Nixon  Road  and  Willerine  Drive* 

also  serve  Crestview  Drive,  Barnes  Street, 
Mellon  Road,  Lake  Drive  and  Point  Circle 

55  Lay  8"  water  line  in  Vine  Street  and  Swing  Drive 

(may  make  project  #56  unnecessary) 

75  Lay  8"  sewer  lines  in  Nixon  Road  and  Willerine  Drive 

76  Lay  8"  sewer  lines  to  serve  north  side  of  Armstrong 

Ford  Road  and  Crestview  Drive  (new  pump 
s tat  ion  needed) 

77  Lay  8”  sewer  lines  to  serve  Lake  Drive,  Point  Circle, 

Barnes  Street  and  Mellon  Road  (new  pump 
stat  ion  needed) 

82  Double  size  of  library 

91  Obtain  land  for  and  develop  district  park  adjacent 

to  the  Senior  High  School 


Of  - General  Fund 
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Line 

Item 

Number 

Sou  r ce 

Estimated  of 

Pro i ect  Description  Cost  Financing 

FISCAL 

YEAR  1980-81  through  1984-85 

48 

Obtain  right-ofOway  for  and  construct  loop  route  in  the 
southwestern  quadrant  of  the  planning  area 

35 

Improve  streets  in  Peach  Orchard  section  --  south  of 
Wilkinson  Boulevard 

56 

Install  12 11  water  lines  in  Park  Street  extension 
and  Hawthorne  Street  extension 

63-65 

Extend  water  service  to  businesses  fronting  on  north 
side  of  Wilkinson  Boulevard,  plus  the  mobile 
home  park,  Beatty  Road  residences  and  balance 
of  Browntown  (including  Hazelen  Street) 

88 

Obtain  land  for  and  develop  neighborhood  playground  in 
vicinity  of  Armstrong  Ford  Road  and  Mellon  Road 

FISCAL 

YEAR  1985-86  through  1989-90 

57-62 

Extend  better  water  service  to  entire  Peach  Orchard 
section  plus  Hall  Park-Woodland  Park  and 
industries  on  McAdenville  Road 

71-74 

Extend  sewer  service  to  entire  Peach  Orchard  section 

78 

plus  Hall  Park-Woodland  Park  and  industries 
on  McAdenville  Road  (Also  Todd,  Elm, 

Clay  and  Lincoln  Streets  endings) 

Extend  sewer  service  to  Beatty  Road  and  vicinity 
( Brown  town ) 

9 1 

Construct  recreation  building  at  park  adjoining 
Senior  High  School 

49 


